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ACTION EA-10 

INFO OCT-01 ISO-OO EB-07 /018W 

026147 

R 130510Z MAR 75 
FM AMEMBASSY SEOUL 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 8820 
AMEMBASSY SINGAPORE 
AMCONSUL HONG KONG 

UNCLAS SEOUL 1649 

E.O. 11652: N/A 
TAGS: ETRD, KS 

SUBJECT: MAJOR PROJECT - IBRD HIGHWAY PROJECT - III 
REF: STATE A933 

1. PROJECT DESCRIPTION: SUBJECT PROJECT LOAN IS INTENDED TO 

BE USED PRIMARILY FOR CONSTRUCTION. PAVEMENT AND IMPROVEMENT 
OF SOME 800 KM. OF NATIONAL ROAD NETWORK IN 12 DIFFERENT SECTIONS 
THROUGHOUT KOREA. PROJECT INCLUDES 613 KM. OF IMPROVEMENT 
AND PAVEMENT AND 187 KM. OF NEW CONSTRUCTION AND PAVEMENT. 

2. IMPLEMENTING OFFICE: 

MR. YOUNG. KEUNG WHAN, 

DIRECTOR, HIGHWAY PLANNING OFFICE, 

MINISTRY OF CONSTRUCTION, 

SEOUL, KOREA 

OR MR. LEE, KYUNG SHIN, 

CHIEF, HIGHWAY PLANNING DIVISION, 

HIGHWAY PLANNING OFFICE, 

MINISTRY OF CONSTRUCTION, 

SEOUL, KOREA 

3. COST AND FINANCING: TOTAL PROJECT COSTS ARE PRESENTLY 
ESTIMATED AT DOLS $190 MILLION. MINISTRY OF CONSTRUCTION 

HAS RECEIVED A PRELIMINARY COMMITMENT FROM IBRD FOR DOLS $80 
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MILLION AS A PROJECT LOAN WHICH WILL BE FURNISHED IN CASH 
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FOR THE PROJECT TO INCLUDE 1 MILLION DOLLARS FOR CONSULTING 
SERVICES FOR SUPERVISION OF PROJECT. 

4. EXPECTED BID DATES: ESTIMATED DATE FOR MOC ISSUE OF 
INVITATIONS FOR PREQUALIFICATION OF CONSTRUCTION CONTRACTORS 
IS LAST PART OF 1975 AND MOC PLANS CALL FOR LOCAL CONSTRUCTION 
CONTRACTORS TO PARTICIPATE IF THEY MEET REQUIREMENTS. ESTIMATED 
DATE FOR SELECTION OF FOREIGN CONSULTING FIRM FOR PROJECT 
SUPERVISION IS ALSO IN THE LATTER PART OF 1975. 

5. POTENTIAL U.S. SALES: U.S. INVOLVEMENT COULD INCLUDE 

PROJECT CONSULTING SERVICES ONLY (DOLS 1 MILLION) AS CONSTRUCTION 
CONTRACTS FOR ALL PREVIOUS HIGHWAY PROJECTS HAVE BEEN HANDLED 
BY LOCAL CONTRACTORS. A. U. S. CONSULTANTENGINEERING FURM, 
WILBUR SMITH, CONDUCTED THE FEASIBILITY STUDY AND ENGINEERING 
DESIGN WORK FOR THE SUBJECT PROJECT AND IS LIKELY TO BE 
RETAINED BY THE MOC IN CONSULTATION WITH IBRD AS PROJECT 
SUPERVISORY ENGINEERING FIRM. CONSTRUCTION FIRM WHICH WINS 
CONTRACT WILL PROBABLY BUY OR LEASE NEEDED EQUIPMENT FROM 
LOCAL AGENTS. 

6. POST COMMENTS: ACCORDING TO MOC OFFICIALS. AN IBRD 
APPRAISAL MISSION IS DUE TO VISIT KOREA IN LATE MARCH, 1975. 

MOC HOPES TO COMPLETE NEGOTIATIONS BY THIS FALL AND CONCLUDE 
THE FORMAL LOAN AGREEMENT WITH IBRD BY THE END OF 1975 SO THAT 
PROJECT CAN BE STARTED IN JANUARY 1976. DUE TO LIMITED SCOPE 
FOR U.S. INVOLVEMENT POST WILLINOT REPORT FURTHER ON THIS 
PROJECT. 

SNEIDER 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 13 MAR 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975SEOUL01649 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750087-0766 
From: SEOUL 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750354/aaaabwen.tel 

Line Count: 90 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION EA 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 75 STATE A933 
Review Action: RELEASED, APPROVED 
Review Authority: woolflhd 
Review Comment: n/a 
Review Content Flags: 

Review Date: 12 JUN 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <12 JUN 2003 by SilvaL0>; APPROVED <08 JAN 2004 by woolflhd> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
05 JUL 2006 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: MAJOR PROJECT - IBRD HIGHWAY PROJECT - III 
TAGS: BEXP, KS, XX 
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